DBAINAGE (IRELAND). 



RETURN to an Order of the Honourable The House of Commons, 
dated 3 March 1854;-^;-, 



A RETURN “ of the Works of Drainage in Ireland which have been referred 
to the Commissioners appointed by the Treasury, under the Act 16 & 17 
Viet. c. 1 30 , stating, for each Work, the following Particulars ; 



NAME 

of 

WORK. 


Origisal 

Estimate. 


Amount Expended under 


Total 

Amount 

Expentleri. 


Amount 

required 

complete 

Work 

originalty 

Estimated. 


Amount 
proposed by 
Cum* 
missioners 
to be 
Expended 
for 

Cmiipletioii 
of Work. 


Amount 

of 

made by 
missioners 
^ Proprietor. 


Names 

of 

Proprietors on 
whom 
Awards 
liave been 


Assents. 


Dissents, 


■Without ! 
Assents. 























“ Ami, similar Returns in cases where Awards have been already made, 
ami have been referred to the said Commissioners to Re-open tliem, and 
to make New Awards, stating in addition the original Award.’' 



Office of Public Works, Dublin, 1 
2 a April 1854. / 



E. HORNSBY, 

Secretary. 



{Colonel Dunne.) 



Ordered, hy The House of Commons, to he Printed, 

3 May 1854. 
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RETURN RELATING TO WORKS OF DRAINAGE IN IRELAND, 



RETUEN of the ‘Works of Drainage which have been referred to the 



NAME OF WORK. 



AMOUNT EXPENDED UNDER 



I £. s. 

Referred by Treasury Minute of the 13th July 1862 



Brosna (Klilbeggan) 
Brosna (Ferbane) - 

Dun^^lin - 
Fergus - 
Inuy - 

Kill . . . . 

Lavally ... 
Lough Gara and Mantua 
Rinn and Blackriver - 
Shanagolden 
Cavetown - 



10,397 13 10 
47,329 1 1 8 

8,531 19 6 
22,800 10 - 



34,994 

2,680 

11,780 

11,030 

18,388 

8,332 

8,142 



Referred by Treasury Minute of the 24th June 1863: 



Ardee - 


. 


8,888 


_ 




Borris in Ossory - 


- 


6,896 


- 


9 


Boyne - 
Ballyteigue - 


- 


25,706 


11 


10 1 


- 


18,000 


- 




Balia ■ 


- 


16,299 


— 


- 


Ballinamore and Bally- "Ij 
connell - - -jl 


131,868 


8 


6 


Clonakilty - 


■ 


6,281 




- 


Castlebemard 


- 


12,934 


- 


- 


Castlemartyr 


- 


5,060 


- 


- 


Crosslough - 


. 


340 


- 


- 


Deel - 


■ 


9,883 


3 


“ 


Derrylinn - 


. 


466 


17 


_ 


Dunmore 




40,421 


— 


- 


Glyde - 


- 


19,896 


6 


8 


Hind - - - 


■ 


14,280 




“ 


Killimor 




26,604 


15 


6 


Kilbride 


. 


3,966 


14 


2 


Kilmaganny 


- 


8,597 


- 


- 


Keenagh 


- 


9,026 


- 


- 


Longfoid. 


- 


14,288 


- 


- 


Loughs Onghter 
Govvna andRiver 


and\ 

ErneJ 


61,969 


- 


- 



Loughans 
Lough Neagh 
Leesborough 
Lough Mask and Riverl 
Robe • - -J 

Loughs Corrib, Maskjll 
and Carra 
Lougli Lannagh 
Monivea 
Quinn - 

Strokestovn 
SJii'ule - 

Turioiighmore 
Youghal ' 

Templemore 

Cari-ied forward - £. 



73,909 0 
130,763 17 



17,996 7 - 
10,802 - - 
23,700 - - 
8,811 16 - 
7,224 14 10 



Total Amount 
Expended. 


Amount 
required to 
complete Works 
as originally 
Estimated. 


£. s. d. 


£. 5. d. 


19,059 2 8 


8,296 18 3 


67,913 7 6 


26,614 10 - 


9,842 4 8 


16,902 16 0 


26,162 2 2 


31,298 - 4 


28,634 19 11 


24,118 12 11 


26,778 4 6 


26,866 6 6 


2,616 1 7 


3,096 15 11 


8,089 7 6 


6,790 6 - 


11,538 - 11 


8,913 10 4 


14,708 6 1 


9,860 17 6 


3,855 14 2 


10,841 13 6 


1,933 18 5 




21,946 4 - 




19,754 6 2 


— 


64,123 9 - 


— 


34,633 6 1 


— 


13,744 6 - 


— 


198,692 1 6 


— 


10,690 12 5 


_ 


17,053 6 1 




7,278 9 6 


- - - 


887 11 9 





20,045 6 6 


- 


C78 16 11 


_ 


81,786 - 3 


— 


43,851 1 1 


— 


18,650 11 4 


- 


49,221 15 - 




7,367 4 2 




9,983 14 4 


— 


6,456 18 6 


— 


29,034 6 e 


- 


77,822 15 9 


. 


4,097 10 7 


_ 


166,589 9 7 




6,644 18 6 


- 


61,947 12 11 


- 


186,750 12 9 


— 


15,578 8 11 


„ 


13,304 16 6 


— 


19,474 18 8 


- 


87,648 6 8 


_ 


26,808 10 11 


— 


56,787 9 5 





20,269 1 11 





15,696 17 7 


— 


1,500,000 3 4 


169,688 14 10 
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REFEimED TO COMMISSIONERS APPOINTED UNDER & 17 ViCT. C. 1:10. 



Commissioners appointed by the Treasury under the Act 16 & 17 Viet. c. 130. 



Amount proposed Amount of Award 
tv Commissioners to made by 

^ be Expended Commissioners 



Completion ofWorks. I each Proprietor. 



7,629 11 1 

22,967 18 5 
6,961 15 9 
9,880 - - 

21,282 16 6 
22,458 18 7 
100 - - 
6,758 18 10 
9,379 10 11 
11,482 18 4 
7,804 14 7 



I - - The figures under “ Total Amount Expended,” nre taken from the Report 
of the Commissioners of Inquiry, and show Ae expenditure to the 31tt of 



mended, exclusive of accruing iuterest. 
The figures given under “ Amount r 



The figures given under “ Amount required to complete Works as originally 
Estimated,” are also obtained from the Report of the CommUsionsrs of Inquiry, 
by deducting from the estimated cost, as given in that Report, of completing 
the Works according to the revised plans of theBoard of Works, the expenditure 
to the 31st of Marc^ 1853. No estimate has been given hy tlie Commissioners 
of Inquiry for the completion of the Works, in conformity with the first or 
ori^nal Reports. 

- - The Cavetown district was not reported on by these Com- 
missioners, as an award had been made previously to their 
inquiries being commenced. 

amounta expended on the remainder of the districts in 
this Return for which awards have not yet been made, are given 
to the 81st day of December 1858. 



- • Revised estimate amounts to 16,778J. 7s. lid. Second 
assents given by the proprietors. 

- - Revised estimate amounts to 6,967^. is. lOd. Second 
assents given by tlie proprietors. 

- - Revised estimate amounts to 10,648/. 14s. Second assents 
given by the proprietors. 



- • Revised estimate amounts to 16,766/. 17 s. Second assents 
given by the proprietors. A further estimate for navigation, 
11,230/. 4s. ; Works not proceeded with. 

- Revised estimate amounts to 37,017/. 17«. 9d. Second assents . 
given by the proprietors. 



- . Revised estimate amounts to 29,737/. Qs. 3d. Second assents 
given by the proprietors. 

-- Revised estimate amounts to 103,490/. Bs. id. Second assents 
given by the proprietors. 

- • Revised estimate amounts to 4,158/. 13s. 7d. Second assents 
given by the proprietors. 



- - Revised estimate amounts to 18,870/. 19s. id. Second 
Msents given by the proprietors. 
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RETURN RELATING TO WORKS OF DRAINAGE IN IRELAND, 



Retuhn of the Works of Drainage which have been referred to the 



NAME OF WORK. 


Oiiginal Ei(imace. 


AMOUNT EXPENDED UNDER 


Total Amount 
Espe tided. 


Amount 
required to 
complete Works 
as originally 
Estimated. 




Assents. 


Dissents. 


WllliOul 

Assents. 




£. s. d. 








£. s. d. 


£. s. d. 




Brought forward - - 


1,161,831 6 6 


- 


- 




1,600,000 8 4 


169,588 14 10 




Tlie following completed Distuicts upon which final Awards are made, have been referred 






to the CoMMissioMERS by the Ireasdri t 












Borrisokane - - - 


3,466 2 8 


- • 


- 


■ 


10,038 17 11 


■ - - 




Ballycasey - 


1,067 18 - 


- 


* 


. 


3,806 3 2 


- ' - 




Ballinhassig- 


4,783 12 - 


- - 


- - 




7,844 17 1 


- - ■ 




Dungohnan . • - 


6,500 - - 


- - 


■ - 


- - 


10,587 1 10 


- - - 




Nobher - 


5,327 - - 


- - 


- - 


- - 


7,634 3 4 


• ■ - 




Oranhill ... 


2,400 - - 


- - 




- - 


3,871 16 2 


- - - 




Shinrone ... 


3,908 - - 


- - 




- - 


8,881 2 9 


- - - 




Dunmoran - 


8,467 - - 


- ■ 


- - 


- • 


4,733 15 6 


- - - 




Moyour - - - 


3,380 - - 


- - 






8,764 1 2 






Owenabrockagh - 


1,800 - - 




■ - 


- - 


8,164 6 7 


- - - 




Lorrha - - - 


2,443 - - 


- - 






3,504 19 3 


- - - 




Fane - 


6,002 - - 


- - 


- - 




8,165 16 6 


- - - 




Rath, or Clooneen 


4,700 - - 


- - 


- - 


- - 


6,671 6 4 


- - - 




Ballynahown 


6,035 - - 


- 


. 


- 


6,892 7 3 


- - - 




£. 


1,216,121 - 2 


Nil 


Nil 


Nil 


1,694,089 16 2 


169,588 14 10 





The total amount expended includes interest on borrowed money. 

The columns for Amount expended under Assents, Dissents, and witliout Assents,” 
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REFERRED TO COMMISSIONERS APPOINTED UNDER 16 & 17 VICT. C. 130. 



5 



Commissioners appointed by the Treasury under the A.ct 16 & 17 Viet. c. 130 — continued. 





Amount propoted 

by 

Conunissioners 1 

tu be 

Expended C 

for Completion of 
Works. 


Amount 

of 

^wnrd made 
by „ 

'ommissioners 

Proprietor. 


Names of 
Proprietors 

rbom Awards 
been made. 


Original Award. 


REMARKS. 




£. s. d. 
144,646 12 11 


- -{ 


Lands • 
Mill - 


£. 5. d, 

9,609 17 11 
8,619 9 10 

7,276 8 4 

10,251 9 4| 

7,063 5 6 

3,681 - - 

7,794 12 IOI 
172 - -J 

4,623 14 8 

7,724 1 6 
3,063 9 8 

3,449 19 8 
7,229 12 6 
6,071 18 3 
6,388 9 8 


Dale of Treasury 
Reference. 

16 Aug. 1863. 

16 Aug. 1853. 

( Revised estimate amounts'! . „ , . _ 

16 Aug. 1868<^ to - • - .jA.7,424. 14. 5. 

[ Second assents given by tlie proprietors. 

16 Aug. 18531 Hevlsed estimate amounts to £. 10,171. 
and !« 

14 Jan. 1864] Second assents given by the proprietors. 

16 Aug. 1853. 

16 Sept. 1853. 

1 4 Oct. 1853. 

fRevised estimate amounts\„ o»ot » 1 
21 Oct 1863 to - - 8,781 B- 1- 

l_Second assents given by the proprietors. 

30 Nov. 1868. 

30 Nov. 1858. 

7 Dec. 1858. 

23 Dec. 1863. 

T /Revised estimate amounts to £.6,797. 

14 Jan. 1864'^ggg^jj^ assents given by the proprietors. 

20 Feb. 1854. 

The sums here given as the amount of the “ Original 
- Award,” are the sums charged on the lands in the award 


124,646 12 11 


Nil 


Nil 


87,900 9 - 


after deducting the cost of county works. 



ai-e left blank ; no Works have been carried on without assents, or under dissents. 



205. 
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(IRELAND). 




(Coianel Duiuie.) 







Printed image digitised by the University of Southampton Library Digitisation Unit 




